A HOSPITAL PLAN FOR ENGLAND AND WALES 
(REVISION TO 1973-74) 



T ^ England and Wales” (Cmnd. 1604), published in 

January, 1962, set out a programme of hospital building, region by region to 
be started at various times up to 1970-71. Paragraph 52 stated that the pro- 
A reviewed and carried forward annually. The first Revision 
published in Apnl, 1963*, explained that among numerous other modifications 
or the programme adjustments had been made to increase and bring forward 
the provision of maternity facilities and specified a number of major schemes 
revision'^* '^“ds which had been added during the period covered by this first 



In the first three years of the plan, 1961-62 to 1963-64, 95 major schemes 
have been completed, and 66 new or substantially remodelled hospitals and 84 
other major schemes have been started. Details are published in the series of 
Progress Reports on Hospital Building, f 

An increasing amount has been spent on hospital building during the past 
three years: expenditure in 1961-62 was £32-8 million; in 1962-63 £35-9 
miUion; and m 1963-64 it is estimated at £48 million. This expansion will 
carrying the plan forward a further year to cover the period 
1964-65 to 1973-74, capital expenditure of £300 million, at current prices has 
been assumed m the first quinquennium and £450 million in the second. 

Continuing revision of the programme has shown that, as was foreseen in 
Cmnd. 1604 (para. 46), the scope of schemes which could then be seen only in 
outline IS often revised considerably with the closer assessment of needs which 
precedes detailed planning and with the development of new methods of 
i^eeting the needs. An alteration of the timing of some schemes has followed 
because many of the schemes projected have now increased in scope and cost. 
At the same time, with a change in priorities, Hospital Boards have been 
authorised to plan new schemes. A few schemes have for various reasons been 
round to be no longer necessary. The later years of the programme are naturally 
pbject to frequent modifications of this kind as planning develops, and it 
IS therefore not proposed to set out the complete programme at the time 
of each annual review. Appendix I accordingly lists those schemes estimated to 
cost over £100,000 each which Boards are now planning to start during the 
years 1964-65 to 1968-69. Appendix II lists schemes which are now included in 
the programme up to 1973-74 for the first time, and the schemes which in 
consequence are no longer necessary. 



*A Hospital Plan for England and Wales (Revision to 1972-73). H.M.S.O. 1963. 
fHospital Building England and Wales. Progress Reports. H.M.S.O. 1962-64. 
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APPENDIX I 

Major schemes planned to start in the years 1964-65 to 1968-69. 



THE NEWCASTLE REGION 

Newcastle Area 

Further development at Newcastle General Hospital. 

Additional maternity accommodation at Newcastle General Hospital. 

New district general hospital for East Newcastle — first phase, including 
maternity and child psychiatry units. 

Redevelopment of Royal Victoria Infirmary — first phase. 

Gateshead Area 

Development of Queen Elizabeth Hospital — ^first phase, including con- 
sultative out-patient department. 

South Shields Area 

Development of South Shields General Hospital — ^first phase, including 
consultative out-patient department. 

North and East Northumberland Area 

Development of Ashington Hospital — second phase, including maternity 
department, out-patient accommodation and general ward block. 

Development of Ashington Hospital — final phase, including pathology, 
accident and physiotherapy departments. 

Central Durham Area 

Development of Bishop Auckland General Hospital — first phase, casualty 
and out-patient departments. 

Development of Shotley Bridge General Hospital — second phase, maternity 
unit and ancillary services. 

Sunderland Area 

Development of Sunderland General Hospital — first phase. 

Additional maternity accommodation at Sunderland General Hospital. 

Tees-side and the Hartlepools Area 
New North Tees-side General Hospital — first phase. 

New North Tees-side General Hospital — second phase. 

Development of West Hartlepool General Hospital — ^first phase. 

Darlington and. Northallerton Area 

Development of Darlington Memorial Hospital — ^first phase, including 
psychiatric, accident and emergency and orthopaedic units. 

Cumberland and North Westmorland Area 
New hospital at Penrith. 
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Psychiatric Services 

Development of Earls House Hospital — ^first phase. 

Development of Northgate and District Hospital — final phase. 

Development of Dovenby Hall Hospital — ^first phase. 

Psychiatric departments will be provided at the new North Tees-side General 
Hospital and Darlington Memorial Hospital, and a child psychiatry unit at 
the new East Newcastle Hospital (see above). 

THE LEEDS REGION 

Leeds and Otiey Area 

Additional beds at the high energy radiation centre at Cookridge Hospital, 
Leeds. 

Residential staff accommodation at St. James’s Hospital, Leeds. 

New boiler house at St. James’s Hospital, Leeds. 

New accident and emergency, orthopaedic and general out-patient depart- 
ments at St. James’s Hospital, Leeds. 

New maternity, geriatric and surgical facilities and an out-patient department 
at Killingbeck Hospital, Leeds. 

Reorganisation of engineering services at Killingbeck Hospital, Leeds. 

Bull and East Riding Area 

Ancillary developments including nurse training school, nurses’ home and 
laundry at Western General Hospital, Hull. 

New geriatric accommodation at Castle Hill Hospital, Cottingham. 

Scarborough, Bridlington, Malton and Whitby Area 
New X-ray and theatre block and pathology departments at Scarborough 
Hospital. 

Harrogate and Ripon Area 
New maternity unit at Harrogate. 

Bradford, Bingley, Keighley, Skipton and Ilkley Area 
Redevelopment and extension of Bierley Hall Hospital, Bradford. 

New maternity unit at the Royal Infirmary, Bradford. 

New group nurse training school, Bradford. 

New district general hospital of about 750 beds at Bradford. 

New district general hospital between Keighley and Skipton. 

Halifax Area 

Ward blocks for geriatric patients, boiler plant and new kitchens at Northow- 
ram HaU Hospital, Halifax. 

New maternity unit at Halifax General Hospital. 

New psychiatric unit at Halifax General Hospital. 

Ward blocks for psychiatric patients at Northowram Hall Hospital, Halifax. 
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Wakefield, Dewsbury, Batley and Mirfield Area 
Regional burns centre at Pinderfields General Hospital, Wakefield. 

New out-patient, pathology and physiotherapy departments at Staincliffe 
General Hospital, Dewsbury. 

New maternity unit at Staincliffe General Hospital, Dewsbury. 

Psychiatric Services 

Development of Scalebor Park Hospital, Ilkley to a total of 470 beds. 

New hospital for the mentally subnormal at Wakefield. 

A new psychiatric unit will be provided at Halifax General Hospital, and ward 
blocks for psychiatric patients at Northowram Hall Hospital, Halifax (see 
above). 



THE SHEFFIELD REGION 

Sheffield Area 

New teaching hospital — second and final phase. 

Clinical research accommodation at the Children’s Hospital. 

Accident and emergency department including additional beds at the City 
General Hospital. 

New operating theatres, central sterile supply department and other works 
at the City General Hospital. 

New boiler house at Nether Edge Hospital. 

120 geriatric beds at Nether Edge Hospital. 

New maternity unit at Nether Edge Hospital. 

New Blood Transfusion Centre. 

Additional beds and nurses’ accommodation at King Edward VII Hospital. 

Barnsley, Chesterfield, Doncaster, Rotherham and Worksop Area 
Replacement of St. Helen’s Hospital Barnsley, by a new district general 
hospital including a maternity unit and psychiatric unit. 

Additional geriatric beds at Mount Vernon Hospital, Barnsley. 

Additional geriatric beds at Walton Hospital, Chesterfield. 

Further stages in the expansion of Doncaster Royal Infirmary. 

Additional geriatric beds at Badsley Moor Lane Hospital, Rotherham. 
Development of Kilton Hospital, Worksop. 

Nottingham Area 

New operating theatre and 60 beds at Highbury Hospital. 

New geriatric beds at Highbury Hospital. 

New operating theatres, pathology laboratory, kitchen, etc., and additional 
beds at Nottingham General Hospital. 

New maternity unit at Nottingham City Hospital. 

New operating theatres and central sterile supply department at Nottingham 
City Hospital. 

New physiotherapy department at Nottingham City Hospital. 

New geriatric beds at Basford Hospital, Nottingham. 

New maternity unit at Kings Mill Hospital, Sutton-in-Ashfield. 
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Derby Area 

Accident and emergency department, supporting beds and other works at 
Derbyshire Royal Infirmary. 

New maternity unit at Derby City Hospital. 

Leicester Area 

New maternity unit at Leicester Royal Infirmary. 

Nurses’ accommodation, psychiatric unit and new acute wards at Leicester 
General Hospital. 

Lincoln Area 

New district general hospital at Boston. 

New maternity unit and boiler house at Lincoln County Hospital. 
Development of Grantham and Kesteven General Hospital. 

Geriatric beds at John Coupland Hospital, Gainsborough. 

Out-patient department, nurses’ accommodation and maternity unit at 
Scunthorpe and District War Memorial Hospital. 

Psychiatric Services 

New psychiatric unit at Loversall, Doncaster. 

Up-grading of wards at the Pastures, Derby. 

Re-building and development of Whittington Hospital, Chesterfield. 
Re-building and development at Grenoside, near Sheffield. 

Development of Aughton Court Hospital, near Sheffield. 

Development of Thundercliffe Grange, near Rotherham. 

Development of Aston Hall, Aston-on-Trent. 

Development of Balderton Hospital, near Newark. 

New psychiatric units will be included in the developments at St. Helen’s 
Hospital, Barnsley and Leicester General Hospital (see above). 



THE EAST ANGLIAN REGION 

Cambridge and South West Area 
New Addenbrooke’s Hospital — second phase. 

Suffolk Area 

Further upgrading of Stow Lodge, Stowmarket. 

Geriatric unit at Ipswich and East Suffolk Hospital, Heath Road Wing. 

Norwich, Great Yarmouth, Lowestoft and Cromer Area 
Maternity unit at Norfolk and Norwich Hospital. 

New boiler house, mortuary and workshops at Norfolk and Norwich Hospital. 
New out-patient, accident and X-ray, and other diagnostic and treatment 
departments at Norfolk and Norwich Hospital. 
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Peterborough^ Stamford^ North Cambridgeshire and King* s Lynn Area 
Rebuilding and development of Gables Maternity Hospital. 

Redevelopment of Peterborough Hospital — second phase. 

Redevelopment of Peterborough Hospital— third phase. 

Extensions at North Cambridgeshire Hospital. 

New out-patient, X-ray and physiotherapy departments at Doddington 
Hospital. 

Psychiatric Services 

Reorganisation of central block at Fulbourn Hospital. 

Improvements to central heating at Fulbourn Hospital. 

Group laundry at Fulbourn Hospital. 

Fulbourn new hospital (Ida Darwin). 

Joint boiler house, group workshop and central stores for Fulbourn and Ida 
Darwin Hospitals. 



THE NORTH WEST METROPOLITAN REGION 

London Area 

New Royal Free Hospital at Hampstead. 

New out-patient and accident departments at University College Hospital. 
Special departments block at University College Hospital. 

New central ward block and new investigation block at Hammersmith 
Hospital. 

Temporary out-patient department at St. Mary’s Hospital. 

Laboratories and domestic staff accommodation at The National Heart 
Hospital. 

A further new block of wards and supporting services at The National 
Heart Hospital. 

Rebuilding of The National Hospital for Nervous Diseases — ^first phase. 
Rebuilding of St. Peter’s, St. Paul’s and St. Philip’s Hospitals in the Chelsea 
Postgraduate Centre. 

Nurses’ accommodation at the Royal Northern Hospital. 

North and Central Middlesex Area 
New hospital at Northwick Park. 

Out-patient and accident departments at Mount Vernon Hospital. 

New operating theatre and X-ray department at Harefield Hospital. 

South West Middlesex Area 

Redevelopment of West Middlesex Hospital — first phase. 

King Edward Memorial Hospital — rebuilding at Southall. 

Barnet and Mid- and West Plertfordshire Area 
New maternity department at ShrodeHs Hospital, Watford. 

Redevelopment of St. Albans City Hospital— first phase. 

Psychiatric unit at Barnet General Hospital. 

Psychiatric unit at Shrodells Hospital, Watford. 
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Luton and Hitchin Area 

New Lister Hospital between Hitchin and Stevenage. 

Development of Luton Maternity Hospital— second phase, including staff 
accommodation for Luton and Dunstable Hospital and Luton Maternity 
Hospital. 

Psychiatric unit and day hospital at Luton and Dunstable Hospital. 

New geriatric unit at Luton and Dunstable Hospital. 

Bedfordshire Area 

New staff accommodation at Bedford General Hospital (South Wing). 
Psychiatric unit and day hospital at Bedford General Hospital. 

Windsor, Slough, Maidenhead Area 
Development of Heatherwood, Ascot — second phase. 

Psychiatric Services 

Rebuilding of Tavistock Clinic. 

Regional diagnostic and treatment centre for psychopaths. 

New building to provide extra beds, and additional staff accommodation at 
Church Hill House, Bracknell. 

New building to provide extra beds at Normansfield, Teddington. 

Psychiatric units will be provided at Barnet General Hospital; Shrodelis 
Hospital, Watford; Luton and Dunstable Hospital; and Bedford General 
Hospital (see above). 



THE NORTH EAST METROPOLITAN REGION 

London Area 

Extension of patbological department at St. Bartholomew’s Hospital. 
Tower block at The London Hospital to include operating theatres and 
wards. 

Rebuilding of St. Mark’s Hospital and St. John’s Hospital for Diseases of 
the Skin in the Chelsea Postgraduate Centre. 

New operating theatre and X-ray department at Mile End Hospital. 
Improvements to ante-natal clinic and new boiler house at the Mothers’ 
Hospital, Hackney. 

Enfield, Edmonton and Tottenham Area 

New maternity, ear, nose and throat, and ophthalmic units and a new 
radiotherapy department at the North Middlesex Hospital, Edmonton. 

New maternity unit at Chase Farm Hospital, Enfield. 

Extension of Bearsted Memorial Hospital, Stoke Newington. 

New Prince of Wales Hospital on the site of St. Anne’s Hospital, Tottenham 
— ^first phase. 
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South-West Essex Area 

New maternity unit and boiler house at Harold Wood Hospital. 

New maternity unit, boiler house and staff accommodation at Rush Green 
Hospital, Romford, 

West Essex and Hertford Area 

New maternity unit at Herts and Essex Hospital, Bishop’s Stortford. 

New out-patient department and boiler house at St. Margaret’s Hospital, 
Epping. 

Psychiatric unit at the new district general hospital at Harlow. 

North-East Essex Area 
Extensions to Clacton and District Hospital. 

South-East Essex Area 
New hospital at Basildon — first phase. 

Extensions, including additional wards and new out-patient department at 
Southend General Hospital. 

Psychiatric Services 

New central heating and hot water system at Claybury Hospital. 

New central heating and hot water system at Warley Hospital. 

A psychiatric unit will be provided at the new district general hospital at 
Harlow (see above). 



THE SOUTH EAST METROPOLITAN REGION 

London Area 

New radiotherapy department and ward block at King’s College Hospital. 
Residential staff accommodation and nurse training school at Maudsley 
Hospital. 

Development of Greenwich District Hospital (St. Alfege’s) second phase. 
Woolwich Area 

Out-patient department at St. Nicholas’ Hospital — second phase. 

Accident and emergency unit at Brook Hospital. 

North West Kent Area 

Maternity unit at new Queen Mary’s Hospital, Sidcup. 

New ward block, out-patient and accident departments at new Queen 
Mary’s Hospital, Sidcup. 

Development of Bromley Hospital — ^first phase, accident department and 
associated beds. 
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North Kent Area 

Accident and X-ray departments, accident beds and operating theatres at 
West Hill Hospital. 

Further developments at West Hill Hospital, including out-patient department 
and associated services. 

Rebuilding of Medway Hospital — second phase, including accident and 
emergency unit and associated beds. 

Redevelopment of Gravesend and North Kent Hospital — first phase, 
maternity unit. 

East Kent Area 

Development of Kent and Canterbury Hospital — first phase, accident and 
emergency unit. X-ray department, accident beds and operating theatres. 

Central and South East Sussex Area 

Rebuilding of Royal Sussex County Hospital, Brighton — first phase, including 
accident and emergency unit and accident beds. 



THE SOUTH WEST METROPOLITAN REGION 

London Area 

Rebuilding of Charing Cross Hospital at Fulham — main ward block out- 
patient department and laboratories. 

Development of Queen Mary’s Hospital, Roehampton — ^preliminary phase. 
Rebuilding of St. Thomas’ Hospital — ^further phases. 

Development at Queen Charlotte’s Hospital, to incorporate a new Chelsea 
Hospital for Women. 

Chelsea Postgraduate Centre — first phase, to include rebuilding of St. Peter’s, 
St. Paul’s and St. Philip’s Hospitals, St. Mark’s Hospital, and St. John’s 
Hospital. 

Further redevelopment at St. Stephen’s Hospital. 

Carshalton and Epsom Area 
Development of Epsom District Hospital — first phase. 

Operating Theatres at St. Helier Hospital. 

New Blood Transfusion Centre at St. George’s Hospital, Tooting. 

Kingston, Chertsey and Woking Area 
New boiler house and kitchen at Kingston Hospital. 

Additional geriatric wards at Tolworth Hospital. 

Operating theatres, maternity unit and central sterile supply department at 
St. Peter’s Hospital. 

Croydon and Redhill Area 
Crawley Hospital — completion. 

Development at Redhill Hospital — first phase. 
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Aldershot, Farnham and Guildford Area 
Geriatric ward block at Farnham Hospital. 

Worthing and Chichester Area 

Accident and out-patient departments and operating theatres at Southlands 
Hospital. 

Accident and out-patient departments and new maternity wards at St. 
Richard’s Hospital. 

Psychiatric Services 

Staff accommodation at Horton Hospital. 

New boiler house at Banstead Hospital. 

Modernisation of the Royal Earlswood Hospital — first phase. 

A psychiatric unit will be provided at Crawley Hospital (see above). 



THE WESSEX REGION 

Portsmouth Area 

New maternity unit at St. Mary’s Hospital. 

New out-patient department at St. Mary’s Hospital. 

Development of Queen Alexandra Hospital — first phase. 

Central and North Hampshire Area 

New Basingstoke district general hospital — first phase, maternity unit and 
boiler house. 

New Basingstoke district general hospital — second phase, 240 beds and 
ancillary services. 

New maternity unit at the Royal Hampshire County Hospital, Winchester. 
Southampton and Salisbury Area 

Preparatory work (service area) for the development of Southampton 
General Hospital. 

Regional radiotherapy centre at the Royal South Hants Hospital as the first 
stage of development. 

Accident and emergency department and staff accommodatipn at Southamp- 
ton General Hospital. 

Replacement of the present burns unit at the Odstock Hospital Branch of 
Salisbury General Hospital. 

Regional Blood Transfusion Centre at Southampton. 

Bournemouth and Dorset Area 

Second phase of the new Poole General Hospital. 

Psychiatric Services 

Further additional beds, ancillary departments and staff accommodation at 
Tatchbury Mount Hospital. 

Improvements to engineering services. The Old Manor Hpspital, Salisbury. 
New psychiatric unit of 160 beds at Boutnemouth providing short stay, day 
hospital and out-patient facilities. 
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THE OXFORD REGION 



Central Area 

New teaching hospital on Manor Road Site, Oxford — ^first phase. 

Northern Area 

Group laundry at Kettering General Hospital. 

Development of Kettering General Hospital— second phase, ward block and 
supporting services. 

North Western Area 

Development of Horton General Hospital, Banbury— first phase, new ward 
block. 

Western Area 

New maternity unit at Princess Margaret Hospital, Swindon. 

New accident department at Princess Margaret Hospital, Swindon. 

Southern Area 

New ophthalmic unit at Royal Berkshire Hospital. 

New maternity unit at Royal Berkshire Hospital. 

Residential accommodation and nurse training school to serve Royal 
Berkshire Hospital. 

Group laundry and group transport department on Battle Hospital Site. 
Eastern Area 

New general practitioner maternity unit at Bletchley. 

Development of High Wycombe War Memorial Hospital — second phase, 
including out-patient and accident departments. 

Psychiatric Services 

Modernisation of engineering services at Littlemore Hospital. 

New psychiatric hospital for the mentally subnormal at Upton, Northampton. 



THE SOUTH WESTERN REGION 
North Gloucestershire Area 

Redevelopment of Gloucestershire Royal Hospital (Great Western Road 
Branch) — second phase, maternity unit. 

Redevelopment of Gloucestershire Royal Hospital (Great Western Road 
Branch) — ^third phase, new ward block. 
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Bristol Area 

New maternity department at Thombury Hospital. 

New maternity unit at Frenchay Hospital, Bristol. 

New accident and emergency and out-patient departments and consequential 
works at Bristol Royal Infirmary. 

Joint university/hospital boiler house extension at Bristol Royal Infirmary — 
first phase. 

New maternity unit (on the Teaching Hospital site). 

Regional Radiotherapy Centre (on the Teaching Hospital site). 

New operating theatres and central sterile supply department at Southmead 
Hospital, Bristol. 



Bath Area 

Redevelopment of Royal United and Manor Hospitals, Combe Park — first 
phase, out-patient department and accident and emergency centre. 



South Somerset Area 

Rebuilding of Yeovil General Hospital — ^first phase, maternity unit. 
Rebuilding of Yeovil General Hospital — second phase, ward block and 
supporting services. 

Upgrading at Summerlands Hospital, Yeovil. 



Devon and Exeter Area 

New ward accommodation at Exeter City Hospital. 

New hospital at Wonford, Exeter — second phase, out-patient department, 
ward block and supporting services. 

Expansion of Torbay Hospital, Torquay— first phase, ward block and 
supporting services. 

New district general hospital at Barnstaple — ^first phase, maternity unit. 

New out-patient and X-ray departments at Princess Elizabeth Orthopaedic 
Hospital, Exeter. 

Expansion of Torbay Hospital, Torquay— second phase, maternity unit. 
West Cornwall Area 

New district general hospital at Trehske, Truro— second phase. Maternity 
unit. 

New out-patient department at St. Lawrence’s Hospital, Bodmin. 



Psychiatric Services 

New laimdry at Coney Hill Hospital, Gloucester. 

Additional sixty beds at Royal Western Counties Hospital (Langdon ex- 
tension). 

Psychiatric provision will be included in the second phase of the developments 
at Gloucestershire Royal Hospital and Yeovil General Hospital (see above). 
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THE BIRMINGHAM REGION 



The United Birmingham Hospitals 

Radiotherapy department, operating theatres and two surgical units at the 
Queen Elizabeth Hospital. 

New boiler house at the teaching hospitals centre, first phase. 

New maternity hospital at the teaching hospitals centre. 

New school of nursing — ^first phase, nurses’ accommodation. 

Medical staff residency at the teaching hospitals centre. 

Replacement of Birmingham Accident Hospital at the teaching hospitals 
centre. 

Redevelopment of the General Hospital — first main phase. 

X-ray department at the Children’s Hospital. 

North Birmingham Area 

Out-patient and accident and emergency department and supporting services 
at Andressey Hospital, Burton-on-Trent. 

Maternity unit and staff accommodation at Good Hope Hospital, Sutton 
Coldfield. 

Geriatric wards at Good Hope Hospital, Sutton Coldfield. 

Acute ward blocks, operating theatres and nurses’ accommodation at Good 
Hope Hospital, Sutton Coldfield. 

East Birmingham Area 

Maternity unit and engineering services at Solihull Hospital. 

New operating theatres and X-ray department at Solihull Hospital. 

Thoracic and cardiac surgical facilities at East Birmingham Hospital. 

South Birmingham Area 

Maternity unit and staff accommodation at the new hospital at Rubery. 
Geriatric wards and boiler house at Moseley Hall. 

North Staffordshire Area 

New maternity unit, boiler house and staff accommodation at the major 
district general hospital. Stoke. 

Geriatric wards at the major district general hospital, Stoke. 

New pathology department at the major district general hospital. Stoke. 
Out-patient department for Cannock. 

Coventry and North Warwickshire Area 

Maternity unit and staff accommodation at George EUot Hospital, Nuneaton. 
New hospital at Walsgrave — second phase, main acute units. 

New operating theatres at St. Cross Hospital, Rugby. 

New group laundry at Whitley Hospital, Coventry. 

Geriatric wards at Whitley Hospital, Coventry. 
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South Warwickshire Area 
Boiler house at Warwick Hospital. 

Group laundry for South Warwickshire at Warwick. 



South Worcestershire and Herefordshire Area 

Commencement of development of new district general hospital at Worcester. 
New operating theatres at the County Hospital, Hereford. 



Dudley, Stourbridge and Kidderminster Area 

Operating theatre suite and X-ray department at Blakebrook Hospital, 
Kidderminster. 

Ward block, staff accommodation and boiler house at Blakebrook Hospital, 
Kidderminster. 

New operating theatres and central sterile supply department at Corbett 
Hospital, Stourbridge. 

Commencement of development of district general hospital serving the 
Dudley/Stourbridge area. 



Shropshire Area 

Maternity unit with engineering services at the new hospital at Copthome, 
Shrewsbury. 

Geriatric wards at the Robert Jones and Agnes Hunt Hospital, Oswestry. 



Wolverhampton, Walsall and West Bromwich Area 
Laundry and boiler house at New Cross, Wolverhampton. 

Psychiatric unit at New Cross, Wolverhampton. 

Maternity unit at New Cross, Wolverhampton. 

Geriatric wards at New Cross, Wolverhampton. 

Staff accommodation at New Cross, Wolverhampton. 

Ward block and operating theatres, out-patient, accident and X-ray depart- 
ments and staff accommodation at HaUam Hospital, West Bromwich. 
Geriatric wards for the new hospital at Walsall. 

Operating theatre, ward unit and isotope department, Midland Centre for 
Neurosurgery, Smethwick. 



Psychiatric Services 

New child psychiatric unit, Uffculme Early Treatment Centre, Birmingham. 
Kitchen centralisation at Chelmsley Hospital, near Birmingham. 

Kitchen centralisation at Coleshill Hall Hospital, near Birmingham. 

A psychiatric unit will be provided at New Cross, Wolverhampton (see above), 
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THE MANCHESTER REGION 



Northern Area 

Maternity department, laundry, kitchen, nurses’ accommodation and nurse 
training school at Blackpool Victoria Hospital. 

Major development at Sharoe Green Hospital, Preston (in two phases). 

New maternity unit and midwives’ accommodation at Chorley and District 
Hospital. 

Maternity unit, kitchens and dining rooms at Royal Lancaster Infirmary. 



North Eastern Area 

Re-siting and enlargement of boiler house at Blackburn Royal Infirmary. 
New maternity department, staff accommodation, kitchens and dining rooms 
at Burnley General Hospital. 

New maternity department and midwives’ accommodation at Victoria 
Hospital, Accrington. 



West Manchester Area 

New maternity unit, nurses’ accommodation, training school, boiler house, 
and kitchen and dining room extension at Billinge Hospital, Orrell, Wigan. 

Maternity unit and accommodation for midwives at Leigh Infirmary. 

Maternity unit and accommodation for midwives as first phase of develop- 
ments at Park Hospital, Davyhulme, 

New ward blocks, pathology, X-ray department, and residential accommo- 
dation at Billinge Hospital. 

New ward block, nurses’ accommodation, workshops, boiler house extension 
and improvements to kitchen at Hope Hospital, Salford. 



North and East Manchester Area 
Accident department at the Rochdale Infirmary. 

New out-patient department and improvements to accident department at 
Ancoats Hospital. 

New maternity unit, ante-natal clinic, accommodation for midwives, boiler 
house, and laundry at Ashton General Hospital. 



South Manchester Area 
New maternity hospital in the teaching group. 

Extension to dental hospital. 

Redevelopment of the teaching hospital. 

Completion of new hospital at Wythenshawe, including new boiler house 
and workshops. 

New ward block, operating theatres, kitchens and dining room, hostel 
accommodation, and accommodation for medical staff and nurses at Christie 
Hospital. 
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New out-patient and physiotherapy departments, adaptations to casualty 
department, and improvements to boiler house at Altrincham General Hospital. 
New operating theatres at Withington Hospital. 

New boilers and laundry at Withington Hospital. 

Psychiatric unit at Withington Hospital. 

Geriatric accommodation at Corbar Hall, Buxton. 

maternity unit and residential accommodation for midwives at Steppine 
Hill Hospital, Stockport. 

New main kitchen at Withington Hospital. 

New hospital at Cheadle— first phase, including maternity unit and accom- 
modation for midwives. 

South and Mid-Cheshire Area 

A new district general hospital for South Cheshire, including maternity 
department. 

Psychiatric Services 

Developments at Cranage Hall — second phase, including villas, recreation 
hall, accommodation for nurses and other staff. 

A psychiatric unit will be provided at Withington Hospital (see above). 

THE LIVERPOOL REGION 

Liverpool Area 

A teaching hospital providing for all specialities except paediatrics, obstetrics 
and gynaecology (already provided for in existing hospitals). 

An extension of the dental hospital in the teaching group. 

New operating theatres at Alder Hey Children’s Hospital. 

New district general hospital at Fazakerley. 

Redevelopment at Walton Hospital as a district general hospital with an 
accident centre and a regional neuro-surgical unit. 

New headquarters for the Regional Blood Transfusion Service. 

Southport and Ormskirk Area 

New interim out-patient department at Onnskirk and District General 
Hospital. 

St. Helen’s and Warrington Area 
New district general hospital for the Warrington Area. 

Chester and Wirral Area 

New North Wirral district general hospital (Birkenhead). 

New district general hospital for the Chester Area— first phase including 
maternity unit. ® 

Extension of radiotherapy services at Clatterbridge Hospital— second and 
third phases. 

New pathology department at Clatterbridge Hospital. 
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Psychiatric Services 

New main kitchen at Deva Hospital. 

Engineering improvements at Deva Hospital. 

Extension of Greaves Hall Hospital — third phase. 

Conversion of OHve Mount Children’s Hospital for use for mentally sub- 
normal patients — ^first phase. 



WALES 

Cardiff Area 

New University Hospital of Wales — final phase. 

New maternity unit at Caerphilly Miners’ Hospital. 

Newport and Abergavenny Area 

A new district general hospital at NeviU Hall, Abergavenny. 

Reconstruction of Royal Gwent Hospital, Newport — second phase. 

Merthyr Tydfil and Pontypridd Area 
Re-building of Graig Hospital, Pontypridd. 

New units for acute psychiatric and geriatric patients at East Glamorgan 
Hospital. 

New maternity unit at Aberdare Hospital. 

Bridgend and Neath Area 

New maternity unit at Neath General Hospital. 

New units for acute psychiatric and geriatric patients at Bridgend General 
Hospital. 

Carmarthen Area 

Development of district general hospital, GlangwiU — ^fourth phase. 
Development of Pembroke County War Memorial Hospital, Haverford 
West, Pembrokeshire. 

Aberystwyth Area 

New district general hospital at Bronglais, Aberystwyth — Second and final 
phase. 

North Wales 

New nurses’ home at Caernarvon and Anglesey Hospital. 

Psychiatric Services 

Improvements at Glanrhyd Hospital, Bridgend. 

New kitchen at North Wales Hospital. 

Development of Bryn-y-Neuadd Hospital, Llanfairfechan. 

New psycho-geriatric units will be provided at East Glamorgan and Bridgend 
General Hospitals (see above). 

General 

Additional office accommodation for Welsh Hospital Board. 
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APPENDIX n 



Schemes now brought into the programme for the first time and conse- 
quential amendments to other schemes. 

THE NEWCASTLE REGION 

Newcastle Area 

A new district general hospital at East Newcastle — first phase to include 
maternity and child psychiatry units. The concept of this new hospital, in 
association with development at the Newcastle General Hospital and the 
Royal Victoria Infirmary, has led to the cancellation of the developments 
originally proposed at the W. I. Sanderson Orthopaedic and Walker Gate 
Hospitals. 

Additional maternity accommodation at Newcastle General Hospital. 

North East Northumberland Area 

The proposed development of Preston Hospital and Tynemouth Victoria 
Jubilee Infirmary will be replaced in a new district general hospital for South 
East Northumberland — ^not expected to start until after 1973-74. 

Sunderland Area 

Additional maternity accommodation at Sunderland General Hospital. 
Tees-side and the Hartlepools Area 

A new district general hospital for South Tees-side. This scheme replaces the 
proposed development of Middlesbrough General Hospital. 

Cumberland and North Westmorland Area 
Development of Cumberland Infirmary as a district general hospital. This 
concept has led to the cancellation of the proposed extension of the City 
Maternity Hospital and development of City General Hospital, Carlisle. 

A new hospital at Penrith. This scheme replaces the proposed extension of 
Fairhin Hospital. 

A new hospital at Millom. 



THE LEEDS REGION 

Leeds and Otley Area 

New boiler house at St. James’s Hospital, Leeds. 

New maternity, geriatric, surgical facilities and an out-patient department at 
Killingbeck Hospital, Leeds. This scheme replaces the new maternity unit 
proposed as the first phase of a new district general hospital. 

New geriatric unit of 200 beds at Cookridge Hospital, Leeds. 

New Blood Transfusion Centre at Killingbeck Hospital, Leeds. 

Hull and East Riding Area 

New maternity unit at the Western General Hospital, Hull. 

Additional geriatric beds at Castle Hill Hospital, Cottingham. 
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Scarborough, Bridlington, Malton and Whitby Area 
. Additional wards including new maternity unit, psychiatric unit and ancillary 
facilities at Scarborough Hospital. 

New hospital of 200 beds at Bridlington. 

Harrogate and Ripon Area 

New maternity unit at Harrogate. 

Bradford, Keighley, Skipton and Ilkley Area 
New maternity unit at the Royal Infirmary, Bradford. 

Group nurse training school at Bradford. 

Halifax Area 

New psychiatric unit at Halifax General Hospital. 

New out-patient and accident and emergency unit at Halifax General 
Hospital. 

Wakefield, Dewsbury, Batley and Mirfield Area 
New maternity unit at Staincliffe General Hospital, Dewsbury. This scheme 
replaces the proposed extension of the maternity unit at Moorlands Hall 
Maternity Home, Dewsbury. 



THE SHEFFIELD REGION 

Sheffield Area 

New maternity unit at Nether Edge Hospital. 

New Blood Transfusion Centre. 

Additional beds and nurses’ accommodation at King Edward VII Hospital. 

Barnsley, Chesterfield, Doncaster, Rotherham and Worksop Area 

Additional geriatric beds at Walton Hospital, Chesterfield. This scheme 
replaces the proposed development at Penmore Hospital, Chesterfield. 

Nottingham Area 

Additional beds and associated works at Highbury Hospital. 

Additional geriatric beds at Basford Hospital. 

New maternity unit at Kings Mill Hospital, Sutton-in-Ashfield. 

Derby Area 

The redevelopment at Derbyshire Royal Infirmary and Derby City Hospital 
will make unnecessary the work originally proposed at the Queen Mary 
Maternity Home and the Derwent Hospital. 

Lincoln Area 

Geriatric beds at John Coupland Hospital, Gainsborough. 
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Psychiatric Services 

New psychiatric unit at Loversall, Doncaster. This scheme replaces the 
proposed new psychiatric hospital at Conisborough. 



THE EAST ANGLIAN REGION 

Peterborough, Stamford, North Cambridgshire and King's Lynn Area 

New out-patient, X-ray and physiotherapy departments at Doddington 
Hospital. 

Psychiatric Services 

Improvements to central heating at Fulboum Hospital. 

Group laundry at Fulboum Hospital. 

Joint boiler house, group workshop and central stores for Fulboum and Ida 
Darwin Hospitals. 



THE NORTH WEST METROPOLITAN REGION 

London Area 

Temporary out-patient department at St. Mary’s Hospital. 

Laboratories and domestic staff accommodation at The National Heart 
Hospital. 



THE NORTH EAST METROPOLITAN REGION 

London Area 

Improvements to ante-natal clinic and other facilities and new boiler house at 
the Mothers’ Hospital, Hackney. 

South-West Essex Area 

New maternity unit, boiler house and staff accommodation at Rush Green 
Hospital, Romford. 

West Essex and Hertford Area 

New psychiatric unit at the new district general hospital at Harlow. 

New boiler house at St. Margaret’s Hospital, Epping. 

Mid-Essex Area 

Modernisation of St. John’s Hospital, Chelmsford (pending building of new 
hospital at Broomfield). 

North-East Essex Area 
Extensions to Clacton and District Hospital. 

South-East Essex Area 

Extension of maternity unit and new ante-natal clinic at Rochford Hospital. 
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Psychiatric Services 

Modernisation of St. Clement’s Hospital, Bow. 

New hospital for the mentally subnormal at Claybury Hospital in substitution 
for the new hospital on the site of St. David’s Hospital, Edmonton — not 
expected to start until after 1973-74. 

A new psychiatric unit will be provided at the new district general hospital at 
Harlow (see above). 

Improvements to Runwell Hospital, in continuation of those now in progress, 
to enable it to be retained as a psychiatric hospital. 



THE SOUTH EAST METROPOLITAN REGION 

Woolwich Area 

Further upgrading of Brook Hospital. 

East Kent Area 

Maternity unit at Royal Victoria Hospital, Folkestone. 



THE SOUTH WEST METROPOLITAN REGION 

Carshalton and Epsom Area 

New Blood Transfusion Centre at St. George’s Hospital, Tooting. 



Psychiatric Services 

Staff accommodation at Horton Hospital. 
New boiler house at Banstead Hospital. 



THE WESSEX REGION 
Southampton and Salisbury Area 

Replacement of the present bums unit at the Odstock Hospital Branch of 
Salisbury General Hospital. 

Psychiatric Services 

Improvements to engineering services. The Old Manor Hospital, Salisbury. 
New psychiatric unit for 160 beds at Bournemouth. This scheme will replace 
the proposed modernisation of St. Anne’s Hospital, Bournemouth. 



THE OXFORD REGION 

Central Area 

New wards and operating theatres at Churchill Hospital. These interim 
developments and the building of the new teaching hospital at Manor Road 
replace the further development foreshadowed in Cmnd. 1604 of the Radcliffe 
Infirmary. 

New general practitioner maternity unit at the Nuffield Orthopaedic Centre. 
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Northern Area 

New pathology laboratory at Northampton General Hospital. 

New general practitioner maternity unit at Northampton General Hospital. 

Southern Area 

New X-ray and casualty departments at Battle Hospital, Reading. 



THE SOUTH WESTERN REGION 

Bristol Area 

New Regional Blood Transfusion Service Centre at Southmead Hospital, 
Bristol. 

New School of Nursing at Bristol Royal Infirmary. 

West Cornwall Area 

Assessment unit for geriatric patients at Barncoose Hospital, Redruth. 
Psychiatric Services 

Modernisation of wards at Stoke Park and Purdown Hospitals. 



THE BIRMINGHAM REGION 

United Birmingham Hospitals 
Medical staff residency at the teaching hospitals centre. 

X-ray department at the Children’s Hospital. 

North Birmingham Area 

Geriatric wards at Good Hope Hospital, Sutton Coldfield. 

North Staffordshire Area 

New pathology department at the major district general hospital. Stoke. 
Further development, including new ward blocks, and operating theatres. 
X-ray and physiotherapy departments, for the major district general hospital. 
Stoke. 

Shropshire Area 

Geriatric wards at the Robert lones and Agnes Hunt Hospital, Oswestry. 
Psychiatric Services 

Kitchen centralisation at Coleshill Hall Hospital, near Birmingham. 
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THE MANCHESTER REGION 



North Eastern Area 

Re-siting and enlargement of boiler house at Blackburn Royal Infirmary. 
North and East Manchester Area 

New out-patient department and improvements to accident department at 
Ancoats Hospital. 

West Manchester Area 

The proposed upgrading of wards at Bolton and District General Hospital 
has been replaced by the scheme for a new maternity unit announced last year. 

South Manchester Area 
New main kitchen at Withington Hospital. 



THE LIVERPOOL REGION 

Liverpool Area 

The proposed developments at Crofton Recovery Hospital and Seftoii 
General Hospital will not take place. Facilities will be provided in a new district 
general hospital for South Liverpool after 1973-74. 

Southport and Ormskirk Area 

The proposed developments at the Southport General Infirmary and the 
Christiana Hartley Maternity Hospital will not take place. Facilities will be 
provided in a new district general hospital for the Southport area after 1973-74. 

Chester and Wirral Area 

New pathology department at Clatterbridge Hospital. 



WALES 

Psychiatric Services 

Development of Bryn-y-Neuadd, Llanfairfechan into hospital for 500 beds 
for mentally subnormal patients. This scheme will replace the proposed develop- 
ment of Oakwood Park Hospital. 
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